Lockheed Aircraft Corp. 


ENGINEERING STUDY 
CHANGE PROPOSAL 
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AFFECTS : 


WSPO 


NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY PART NO & MODEL OR TYPE 

Landing Gear Main Gear Cylinder 

TITLE OF PROPOSAL : . 

Main Gear Aetna tin g Cylinder - Pressure Seduction 

NATURE OF PROPOSAL: 

A Bendii j,H#0-||2 Pressure Reducer Valve is to be installed in the gear down 
line to the upper and of the main gear actuating cylinder. This reduces 
actuation pressure from 3000 PSI to 1250 PSI. This change applies to all airplanes. 


PROJECT 0 


PART NO. & MODEL OR TYPE 


REASON FOR PROPOSAL J ' 

Actuating cylinders have been experiencing surge pressures of 6000 PSIr confirmed 

■SrfX S3 ? S , sK3^5J£SK{. ln ’P 114 orm—. 


_ ESTIMATED COST AND TIME .INVOLVED : $3700.00 charged 50* to Cust.No.l & 50* to Oust.] 
_ ^ ADDITIONAL FUNDING REQU IRED : None (SP-1918) No * 2 

£ p ESTIMATED COST FOR KITS OR PARTS : $150.00 per kit — — 

ADDITIONAL FUNDING REQUIRED : None (SP-1917) 
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EST. MAN/HRS. REQ'D. TO ACCOMPLISH CHANGE IN FIELD 


WEEKS AFTER APPROVAL 


SOURCE OF PARTS FOR KIJ AVAILABILITY 8 WEEKS AFTER APPROV 

LAC 

DISPOSITION OF SPARES AFFECTED - . , 

.. . Project 12 ea. 9 approx. $90.00 ea. 

New procurement recommended on r educer valve i WSPO 20 ea, © approx. $90.00 ea. 
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